"Dia de los Muertos 2016" 
Estimated Budget 



DESCRIPTION 

Qty. 

Unit $ 2016 

2016 Est. 


TENT AND PARTY RENTALS 




DM1 

10'xlO' Canopies (Food Booths, 4 mesh side walls) 

5 

$ 

115.00 

$ 

575.00 

DM2 

10'xlO' Canopies retail arts booths, FOH 

35 

$ 

95.00 

$ 

3,325.00 

DM3 

10'xlO' Canopies 4 walls dressing rooms, sink 

3 

$ 

105.00 

$ 

315.00 

DM4 

10'x30' Canopy with Astroturf (Kids Tent) NO CHARGE 

1 

$ 

$ 

DM5 

Chairs wooden white(200 front of stage & 150 Round tables 20 extras) 

370 

$ 

1.50 

$ 

555.00 

DM6 

Chairs samsonites (60 booths,40 extras) 

100 

$ 

0.70 

$ 

70.00 

DM7 

8' Tables ((80)booths, (19)altars,l backstage, 1 FOH) 

110 

$ 

7.00 

$ 

770.00 

DM8 

Round Table (15 food court, 2 backstage, 3 beer garden) 

20 

$ 

7.00 

$ 

140.00 

DM9 

Umbrellas for rounds 

10 

$ 

13.00 

$ 

130.00 

DM10 

Cocktail tables (10 food court, 3 beer garden) 

13 

$ 

7.00 

$ 

91.00 

DM11 

Velon table covers (60" Rounds) 

20 

$ 

5.00 

$ 

100.00 

DM12 

Velon table covers (Cocktail tables) 

13 

$ 

5.00 

$ 

65.00 

DM13 

Velon table covers for 8' tables 

100 

$ 

5.00 

$ 

500.00 

DM14 

Green astroturf for Altars area (200'xl2') Mesa St. 

2400 

$ 

0.25 

$ 

600.00 

DM15 

Green astroturf for adult face painting canopy (no charge) 

200 

$ 

$ 

DM16 

Picket fence ({18(food cooking areas and {46} 19 altar areas{18} beer garden) 

82 

$ 

8.00 

$ 

656.00 

DM17 

zip ties (300) 

3 

$ 

12.00 

$ 

36.00 

DM18 

Benches 

12 

$ 

25.00 

$ 

300.00 

DM19 

Bar 

1 

$ 

90.00 

$ 

90.00 

DM20 

Light tower 

2 

$ 

185.00 

$ 

370.00 

DM21 

Delivery set up and pick up 

1 

$ 

545.00 

$ 

545.00 


Sub Total Tents and Party Rentals 



$ 

9,233.00 


POWER 




DM22 

Electrical package (Stage & Booths, Lights) 

1 

$ 

5,149.83 

$ 

5,149.83 

DM23 

Stand-by electrician (3pm - 9pm) 

1 


$ 


Sub Total Electrical 



$ 

5,149.83 


SANITATION 




DM24 

Porta-potties 

15 

$ 

33.35 

$ 

500.25 

DM25 

Handicap 

2 

$ 

76.35 

$ 

152.70 

DM26 

Hand washing sinks 

4 

$ 

36.35 

$ 

145.40 

DM27 

Three compartment sink 

1 

$ 

331.35 

$ 

331.35 

DM28 

Fence 

156 

$ 

1.20 

$ 

187.20 

DM29 

Windscreen (156') 

1 

$ 

225.00 

$ 

225.00 

DM30 

Hoses 

3 

$ 

50.00 

$ 

150.00 

DM31 

Trash boxes 

30 

$ 

2.75 

$ 

82.50 

DM32 

Delivery /Pick up 

1 

$ 

725.00 

$ 

725.00 


Sub Total Toilets 



$ 

2,499.40 


STAGE /SOUND 




DM33 

Concert sound System. Lighting / Sound Technicians 

1 

$ 

4,200.00 

$ 

4,200.00 


24'x24'x5' Stage with 20'xl0 backdrop structure 





Genie lifts or additional scaffold for speakers 

2 

$ 

150.00 

$ 

300.00 


(4) light trees for Altar area (2) light trees for stage 

6 

$ 

150.00 

$ 

900.00 


PA for Warner Grand Kids Stage 

1 

$ 

200.00 

$ 

200.00 


Sub Total Staging 



$ 

5,600.00 


BARRICADES 




DM34 

Parade Barricades 

15 

$ 

11.00 

$ 

165.00 

DM35 

Water filled Krail 

25 

$ 

5.00 

$ 

125.00 

DM36 

Type 1 Barricade with sign 

1 

$ 

2.50 

$ 

2.50 

DM37 

Road closed signs 

4 

$ 

2.00 

$ 

8.00 

DM38 

Delivery Friday morning 

1 

$ 

200.00 

$ 

200.00 

DM39 

Pick up Monday morning 

1 

$ 

200.00 

$ 

200.00 

DM40 

Damage waiver 

1 

$ 

30.05 

$ 

30.05 





$ 

730.55 


COMMUNICATIONS 




DM41 

Walkie talkies / 7 headsets (no charge) 

14 

$ 

14.00 

$ 

196.00 

DM42 

Delivery/ pick up 

1 

$ 

50.00 

$ 

50.00 





$ 

246.00 


GOLF CARTS 




DM43 

Flatbed cart 

2 

$ 

100.00 

$ 

200.00 

DM44 

delivery/late pick up 

1 

$ 

400.00 

$ 

400.00 

DM45 

tax/ gas 

1 

$ 

34.35 

$ 

34.35 





$ 

634.35 


SUPPORT ITEMS 




DM46 

LAFD Permit 

1 

$ 

$ 

DM47 

LA CoDHS (Health dept, permits) 

1 

$ 

311.00 

$ 

311.00 

DM48 

Searchlights 

1 

$ 

450.00 

$ 

450.00 

DM49 

First Aid (1 EMT's x 7 hrs x $32.50)(3pm-10pm) 

1 

$ 

224.00 

$ 

224.00 


Production Consulting, Layout drafting. Permit Processing (LAFD, LACoDHS), 






DM50 

Logistics and Operations 

1 

$ 

5,000.00 

$ 

5,000.00 

DM51 

Staff 

1 


$ 

360.00 

DM52 

40 yd Roll off bin 

1 

$ 

470.00 

$ 

470.00 

DM53 

Contingency fund 

1 

$ 

2,000.00 

$ 

2,000.00 


Sub Total Misc. 



$ 

8,815.00 







TOTAL 



$ 

32,908.13 


4:37 PM10/26/2016 
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